1646                                  UNIT CONSTRUCTION COSTS
Account 9060.01—Concrete.
This covers the making of a covered reinforced concrete sump, the general dimensions of which are 5 ft. by 10 ft. by 140 ft. with walls 8 in. thick—top and bottom slab 5| in. thick, also a pump house about 20 ft. by 20 ft. by 20 ft. high, with walls 10 in. at top and 20 in. at bottom. The walls were reinforced with f-in. rods and the sump with f-in. rods properly placed. The concrete was machine mixed in the proportions of 5 sand and gravel to 1 cement, wheeled in barrows an average of 125 ft. About 80 per cent, of the vertical surface was formed. (See Fig. 37.)
Account 9060.02—Pumps.
This account covers the cost of the following material and its erection in the purnp house.
Two 5 by 8 Aldrich vertical triplex, single-acting pumps,  37 r.p.m.
with metallic packing.........................................   $1,507.91
Two 10-h.p. induction motors, squirrel-cage, 3-plntHO,  00-oyolo, 440-
volt, 850-r.p.m...............................................       287.22
2 auto starters.................................................
2 overload releases calibrated from (> to 18 ampere per terminal. ....        124.36
Miscellaneous...................................................         26.09
$2,035.58 Account 9060.03—Inlet Piping to Sump.
This covers the cost of the following  material and its  installation between unloading tracks and the oil sump.    (See Fig. 38.)
Six 10-in. wrouvht pipoH 18 ft. long.........................    $85.54
Six 10-in. cast-iron cells...................................      38.64
Miscellaneous.............................................        2.37
$126.55 Account 9060.44 -Lighting.
This covers the cost of material and the labor of installing four drop lights in the pump house.
Account 9060.06—Roof Steel Work.
This covers the cost of the following material and the labor of installing it.    (See Fig. 39).
1,87011). 10-in. I-beams 320 ll>.   B»In, I-beams
Account 9060.06 - -Doors, Windows and Frames.
This covers the cent of the following material and the labor of installing it in the pump house.    (See Fig. 41.)
4 Hanh, 3 ft. by 2 ft. Oi in. by 11 in.......,..........,.......  SI?.79
2 HRHh, 3 ft. by 4 ft by l| in..,.............................    14.05
2 sank, 2 ft. 0 in. by 4 ft. by U in...........................    12,13
Lumber for doora and all f rani OH.............................    12.69
HAW! w«rft____.................    _____      ......_ _...........       H. 36................     46.63
